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Message Text 


E.O. 11652: N/A 
TAGS: MARR NATO 

SUBJECT: TYPE "B" ESTIMATE FOR SLICE XXVIII, SERIAL 7 

REF: NAVFACENGCOM LETTER 053PB/JRC, 1 JUNE 77 

1 . REFLETTER AND ENCLOSED TYPE "B” ESTIMATE FOR 
KEFLAVIK AIR TRAFFIC CONTROL COMPLEX WERE TRANSMITTED 
TO THE NATO INTERNATIONAL STAFF (NIS) ON 7 JUNE. WE 
HAVE RECEIVED A REPLY FROM THE NIS (INFRA/AIR/77/93, 

9 JUNE 77) STATING IN PART: 

BEGIN TEXT: 


YOUR ATTENTION IS INVITED TO THE FACT THAT THE REFERENCED 
LETTER CONTAINS ONLY THE CIVIL ENGINEERING PART OF THE 
PROGRAMMED WORK IN SACLANT SLICE XXVIII, SERIAL 7. YOU 
WILL RECALL THAT THE LUMP SUM ARRANGEMENT FOR THIS 
SERIAL INCLUDED ELECTRONIC EQUIPMENT AS WELL AS CIVIL 
WORKS, THUS A DETAILED LISTING AND COST ESTIMATE FOR THE 
PROPOSED EQUIPMENT SHOULD ALSO BE FURNISHED BEFORE THE 
PROJECT IS SCREENED FOR COMMON FUNDING. 
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THE INTERNATIONAL STAFF WILL RETAIN THE PRESENT TYPE "B" 
ESTIMATE. UNSCREENED, PENDING RECEIPT OF THE 
INFORMATION REGARDING ELECTRONICS EQUIPMENT AND YOUR 
FORMAL REQUEST TO COMMIT FUNDS FOR THE WHOLE PROJECT. 

END TEXT. 
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2. REQUEST YOU PROVIDE ADDITIONAL DATA REQUIRED BY NIS 
IN ORDER TO EXPEDITE APPROVAL OF YOUR REQUEST FOR 
FUNDING. STREATOR 
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